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Ho. vate ‘fected Activities: 
March 12, 1959 {%) wSPo Q Project 


Ham of Major Component Part er Lovest Subas sembly Part No. & Model or 
Serta Sagi ~ ili 
Title of Proposal: Sextant Lighting Improvement _ 

Nature of Proposals 


1, Add light to illuminate sextant averager diel, 

2. Modify wiring and addition of potentiometer for intensity control of sextant 
lights, 

3 Will result in tseuance of service bulletin kit for all alroraft, 


Reason for Proposal: 

1. To improve readability of sextant averager dial and eliminate necessity of 
using spotlight, 

2. Te provide pilot control of light intensity for night illumination of 
sextant scale readings, 
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2 weeks after approval of this proposal 
Spares Affected - [pasposition a TF 


None 
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